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REVISED PLANNING CYCLE SCHEDULE (continued) 


8-10 Mar: 


25X1A9a 


Iyiecd svi W tt kere "1 ¢ 
Divisions revise "Program" and System" (Standard 5 RAGA 


-pages for the FY 77-78 Program Call Submit to 
by COB 10 Mar. 


11-12 Mar: 
Last minute revisions on Notebook. 


15 Mar: 
Notebook due in DD/S&T COB. 


- 8-19 Mar: > 
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ORD coordinators prepare memos + Requirement Status 
Summaries for all customers. Distribute to customer offices by 
19 March. 
i8Mar: (Tentative) 

ADD/S&T Hearing. 
22-30 Mar: - , ‘ ° 

_ Final Customer Review; requests for minor adjustments due to 

D/ORD 1 April. Divisions begin Resource Packages write-ups for 
ist Draft Program Call. = 
1 Apr: (Tentative) 

ADD/S&T preliminary decisions. 
_8 Apr: 

Divisions forward Resource Package write-ups to PPBB. 
15 Apr: . 

Ast Draft Program Call.due.in DD/S6&T. 


19-30. Apr: (Tentative) | 
DD/S&T Hearings. 


Z May: 


DD/S§&T Final decisions. 
3-24 May: 

Divisions prepare Final Draft of Program Call, forward to 
PPBB by 24 May. ' 
2 June: 

Program Call due in DD/S&T. 
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